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Instructions  For  The  Making  of  Applications  For  Permits  For 
The  Discharge  of  Sewage  Into  The  Waters  of  The  State 
And  For  The  Approval  of  Plans  For  Sewerage  Construction. 

ADOPTED  APRIL  16,  1912 


Pursuant  to  the  authority  granted  and  the  duties  imposed  by 
Chapter  647  of  the  Laws  of  1911,  entitled  the  “  Conservation  Law,” 
constituting  Chapter  65  of  the  Consolidated  Laws,  the  following  Rules 
have  been  adopted  by  the  Conservation  Commission  for  the  submission 
to  it  for  approval  of  plans  for  sewerage  construction  and  for  permis¬ 
sion  to  discharge  sewage  into  any  waters  of  the  State. 

1.  Approval  of  works  required. — Any  person,  corporation  or 
municipality  desiring  to  discharge  sewage  into  the  waters  of  the 
State,  or  to  build  or  extend  any  sewerage  works  for  carrying  such 
discharge  or  treating  the  same,  must,  before  beginning  the  pro¬ 
posed  construction  or  making  such  discharge,  obtain  from  the 
Conseiwation  Commission  approval  of  the  proposed  works  and 
method  of  disposal. 

2.  Applications. — After  the  plans  for  the  proposed  works  have 
been  approved,  or  a  permit  issued  for  the  proposed  discharge  of 
sewage  by  the  State  Department  of  Health  or  other  authority, 
the  person,  corporation  or  proper  municipal  body  shall  make  ap¬ 
plication  to  the  Conservation  Commission  for  further  approval 
on  forms  which  will  be  furnished  for  the  purpose.  This  peti¬ 
tion  shall  be  accompanied  by  the  following  exhibits : 
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(1)  General  map  of  proposed  sewers  and  existing  system  of 
sewerage  if  any. 

(2)  Section  of  the  United  States  Geological  Survey  topo¬ 
graphic  map,  if  available,  showing  area  proposed  to  be  sewered, 
point  of  discharge  of  sewage  or  effluent  from  disposal  works  and 
point  from  which  water  supply  of  district  is  obtained  if  there  is 
such  a  supply. 

(3)  Detailed  designs  of  the  proposed  structures. 

(4)  Written  report  describing  the  proposed  work  and  method 
of  disposal. 

(5)  Letter  of  transmission. 

3.  Maps. — The  maps  and  designs  submitted  to  show  the  proposed 
construction  shall  be  copies  of  the  drawings  which  have  already 
been  approved  by  the  State  Department  of  Health  or  other  body. 
If  this  approval  was  stamped  on  the  face  of  the  original  tracing, 
an  unaltered  print  of  such  tracing  will  be  sufficient;  otherwise 
certified  copies  of  the  maps  approved  by  other  authorities  must  be 
submitted. 

4.  General  map  or  maps. — The  general  maps  must  show  the 
topography  of  the  area  to  be  sewered  by  the  proposed  system, 
giving  contours  and  important  elevations.  On  this  map  must  be 
shown  all  streets,  present  and  proposed,  existing  sewers  and 
proposed  sewers  now  to  be  built  and  proposed  future  extensions. 
Sizes  and  materials  must  be  indicated.  The  locations  of  catch 
basins,  manholes,  flush-tanks,  disposal  works,  outfalls  and  any 
other  appurtenances  must  be  indicated.  Any  source  of  public 
water  supply  or  reservoir  that  may  lie  inside  the  area  must  be 
shown,  also  such  other  material  facts  as  may  be  of  assistance 
in  determining  the  character  of  the  proposed  works.  This  gen¬ 
eral  map  must  cover  the  whole  area  under  the  jurisdiction  of  the 
person,  corporation  or  municipality  making  the  application,  un¬ 
less  the  works  proposed  are  extensions  to  an  existing  system  and 
maps  of  this  system  have  previously  been  filed  with  the  Con¬ 
servation  Commission. 

5.  United  States  Geological  Survey  Topographical  Map. — A  sheet 

or  sheets  of  the  United  States  Geological  Survey  topographic  map 
covering  the  whole  area  under  the  jurisdiction  of  the  applicant 
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must  be  submitted,  if  available."  On  these  sheets  must  be  indi¬ 
cated  the  area  now  served  by  sewers,  the  area  to  be  served  by  the 
proposed  sewers,  location  of  outfalls  and  disposal  works,  pump¬ 
ing  stations,  stream  crossings  and  other  important  points  in  con¬ 


nection  with  the  present  and  proposed  system.  There  must  also 
be  shown  sources  of  water  supply  for  the  area,  location  of  in¬ 
takes,  infiltration  galleries,  springs  or  wells,  pumping  stations, 
filter  plants  and  reservoirs  or  any  other  points  where  there  is 
special  danger  of  the  entrance  of  contamination  into  the  water 
supply.  If  the  applicant  has  filed  such  a  map  with  this  Com¬ 
mission  with  a  previous  application,  this  requirement  may  in  gen¬ 
eral  be  neglected. 

6.  Structural  plans. — The  detailed  structural  plans  must  show 
profiles  of  all  proposed  sewers,  details  of  standard  manholes, 
catch  basins  and  similar  works,  details  of  any  special  similar 
structures,  details  of  all  discharging,  controlling  and  purification 
works.  Unless  similar  details  for  the  existing  works  are  on  file 
with  this  Commission,  they  must  accompany  any  application  for 
extensions  or  additions  before  the  application  can  be  considered. 

7.  Engineer’s  report. —  The  report  of  the  engineer  who  made  the 
recommendations  or  designs  for  the  proposed  system  or  exten¬ 
sions  shall  be  submitted,  preferably  in  full.  If  no  engineer  was 
employed  this  report  may  be  written  by  some  other  responsible 
person.  This  report  must  give  in  full  the  information  on  which 
the  designs  were  based,  including  estimates  of  present  and  future 
population  to  be  served,  quantity  of  sewage,  of  storm  waters, 
quantity  and  nature  of  trade  wastes,  manner  of  discharge  or 
disposal,  method  of  purification  to  be  used,  if  any,  and  degree 
of  purification  to  be  obtained.  This  report  shall  state  reasons 
for  installing  a  sewerage  system  or  extension  to  an  existing  system 
at  the  present  time  and  the  relation  between  proposed  system  and 
present  system,  if  any.  If  there  is  no  description  of  the  present 


*  The  sections  of  the  United  States  Geological  Survey  topographic  maps  may 
he  purchased  from  the  Director  of  the  Survey,  at  a  uniform  price  of  five 
cents  per  copy.  Each  quadrangle  qpvers  a  section  of  the  State,  fifteen  minutes 
in  latitude  and  longitude  respectively.  A  chart  showing  the  sheets  available 
in  published  form  may  be  obtained  by  addressing 

1  THE  DIRECTOR, 

Tj.  S.  Geological  Survey. 

Washington,  D.  C. 
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system  on  file  with  this  Commission,  such  a  description  must  he 
submitted. 

8.  Letter  of  transmission. — The  Application,  reports,  maps,  etc., 
must  he  accompanied  by  a  letter  of  transmission  addressed  to  the 
Conservation  Commission,  Albany,  Y.  Y.  This  letter  must  con¬ 
tain  a  detailed  list  of  all  -exhibits  accompanying  the  application. 

9.  Permits  from  State  Department  of  Health. —  It  will  not  be 
necessary  to  submit  copies  of  permits  or  approvals  from  the  State 
Department  of  Health,  but  these  must  be  referred  to  by  date  in 
order  that  they  may  be  identified. 

10.  Action  by  Conservation  Commission. —  On  the  receipt  of  the 
application  it  will  be  considered  by  the  Conservation  Commission, 
who  will  give  a  written  decision  in  the  matter.  If  the  plans  are 
approved,  formal  permission  for  the  discharge  of  sewage  will  be 
issued.  The  Commission  may  deny  an  application  or  may  re¬ 
quire  modifications  or  additions  to  the  proposed  works,  point  or 
method  of  discharge  or  may  require  purification,  if  not  provided, 
or  greater  degree  of  purification  than  proposed. 


'JURISDICTION  OF  THE  COMMISSION 


Tlie  following  is  the  section  of  the  Conservation  Law  under 
.vhich  the  Conservation  Commission  has  jurisdiction  over  sewer- 
ige  works  and  sewage  disposal : 

CHAPTER  647, 

Laws  of  1911. 


CHAPTER  LXY  OF  THE  CONSOLIDATED  LAWS 

Conservation  Law, 

ARTICLE  9. 

Water  Supply. 

§  52 5.  Sewage  disposal  as  affecting  potable  waters. — The  com- 

nission  shall  report  the  present  disposition  of  sewage  of  each 
nunicipal  corporation  and  other  civil  division  of  the  state,  and, 
f  necessary,  of  adjoining  states,  with  special  reference  to  said 
lispcsition  affecting  the  various  municipal  corporations  and  other 
ivil  divisions  of  the  state  in  relation  to  the  water  supply  of 
his  State.  Said  commission  shall  also  report  the  advisability  of, 
he  time  required  for,  and  the  expenses  incident  to  the  construc- 
ion  of  a  state  system  of  water  supply  and  for  a  state  system 
or  the  disposition  of  sewage  if  necessary,  for  all  or  any  of  the 
nunicipal  corporations  and  other  civil  divisions  of  this  state, 
nd  make  such  recommendations  connected  with  the  subjects  of 
aid  investigations  herein  provided  for  as  said  commission  shall 
etermine.  In  said  investigation  concerning  either  the  water  sup- 
ly  or  disposition  of  sewage,  said  commission  shall,  so  far  as  pos- 
ible,  make  use  of  all  reports  and  surveys  in  regard  thereto  which 
ave  heretofore  been  made.  Wherever,  by  any  provision  of  law, 
lie  consent  or  approval  of  any  state  board,  officer  or  commission 
3  required  for  the  construction  of  any  sewage  system  or  sewage 
isposal  works,  the  further  approval  thereof  by  the  conservation 
ommission  shadl  he  required. 


